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Annex 1 


25X1A 


Additional Facilities Required 
for the 


1. Paring Outside Sant Estimated Cent $36,768,00 

a. Widen road to 30 feet 

b. Fere shed are* 

c • Pave storage area 

d. Pave area In front of truck dock 

e. Pave approach to r&ap 


2. 

Vehicle Sled 

gstiaated 

Cost 

$14,902.00 

3. 

Truck Dock, stomp and Canopy 

Estimated 

Cost 

$14,109*56 

4. 

Two .‘etal Buildings 

Estimated 

Cost 

$ 9,000.00 

5. 

Incinerator 

fiatiaated 

Cost 

$ 1,500.00 

6, 

Paved Area, nest Side 

Estimated 

Cost 

$ 4,536.00 

7. 

Pave Parking Area 

Estioated 

Cost 

$ 1,090.00 

a. 

Inside Storage Area asqulreaeats 

Estimated 

Cost 

$ 1,150.00 


a. Connect air conditioning unit, sprinkler 
and lights In refrigeration vault 





b. Connect sprinkler and lights in depot 
services warehouse office 




Estimated Cost of logistics Office Asquireraente 



$63,655.56 

9. 

TS8 Shop Area 

Estimated 

cost 

$36,500.00 

10. 

Coccuuni cat lone Building 

Estimated 

Cost 

$20,000.00 

U, 

risdieal Requirements 

Eetlaated 

Cost 

$ 3,500.00 

12. 

Security Sequlreaaents 

Eetlaated 

Cost 

$ 1,225.00 


9 

IICTO5 
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Aomx 2 



OSgEBAL SERVICES APi I«IS¥MTl,w 


Region 3 

Washington 25, D. C. 


25X1 A In Jleply Defer To: 



Heel Estate and Construction Division 
^30 £ Street, Jf. tf. 

Washington 25, 0. C. 


3PHL 

1953 


25X1 A 


. , . SU * ****** ^ ** dissuasion of JUiy 1953 , relative 

to certain outride work conteasplated at the 

*oa Indicate that the currant estimate for 
aately $ 150 , P™ 


25X1 A 


w _ k 1 *» °f tha opinion that ewy effort should be asd* to 
liralt the scope of the Job and thereby reducing ita coat, further, 
tba work should not ba undertaken until tha entire warehouse proj- 

•** *? »U14 afford tha opportunity to aaoura com- 

petition rather than require that tha contract ba awarded to the 
<*raer on the basis that since ha ao«r has a large construction crew 
os the Job other contractor* should not ba permitted to aarfora 
work at tha location. ^ 


Vary truly yours, 


N 

X.. A* Ziernicki 

Chief, Seal Batata Division 
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2k August 1953 


Comptroller 


Proposed Facilities 



25X1 A 


1. The Chief, Logistics Office has submitted the attached 
proposal and reguests approval o^$^j^080^5^for the construction 

of additional facilities at during the fiscal 25X1 A 

year 195 ^ • 

2. It is to be noted that this proposal is over and above 
the $25,000 approved 29 June 1953 (DIVA 235-53) and the $44,448 
approved 21 July 1953 or a tot al of $69,446 whi ch was also authorized 

for external facilities at in fiscal year 1953* 25X1 A 

3. The project can be financed from funds available to the 
agency within existing limitations for the fiscal year 195 ^- • 

4. II' approved, it is recommended that vouchered funds be used. 
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£ <C - r 


MF^QftANDUM FOE* Acting Deputy Director (Administration) 

SUBJECT: Facilities for 25X1 A 


25X1 A 


Transmitted herewith is a project outline for additional facilities 
at the This is submitted for action by the Project 

Review Committee. Concurrences indicated on this memorandum signify 
concurrence with the enclosure. 


JAMES A. GARRISON 

Chief of logistics 


Enclosure; Project Outline, 
Subjects Facilities for the 


CONCURRENCES* 



25X1 A 


/b/ L. R. Houston 
ueneral Counsel 



20 Aug. 


suggestions 25X1 A 


LRH 




5 L E • • Saunders 

omptroller 


25X1 A 



6f£ice of Conrmnications 



19 Aug. 53 
Date 


/s/ J. R. Tletjen 20 Aug. 53 

■fedicai Office " " ' " T ~ Diite 



3*'b 
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PROJECT OBELISE 

25 X 1 A 



Project Subject*. Facilities for the 
fub -Project Crypioq|Bi or Identification: 

Aaeadsent : llh 

Originating Division: Logistics Office (Supply Division) , Office of 

Communications, TBS, Medical Office, Security 
Office . 

a. Division Chief: 25 X 1 A 

(1) Logistics Office, Supply Division: 

(2) CofiBaatii cat ions Engineering Division: 



25 X 1 A 


(3) Technical Services Staff: 


(li) Hedacal Office, Administrative Support Division: 


25 X 1 A 


25 X 1 A 



{>) Security Office, Security Division: 

b. Branch Chief: lik 

c. Case Officer: $A 
Parget Area: 

Type of Project: Logistics Support 
Financial itechanism: Direct Purchase 

fx mds Requested: Funds are requested for Fiscal Year 19^ 

Current Statu* : Uev requirements for a project approved on 
k <ay 19 ‘ji by t.foe XX. 


25 X 1 A 


\ 


Approved For Release 2000/08/28 : CIA-RDP78-04718A000100170104-9 








